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Date: 
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Job No.: 


Product 
No.: 
DXXX-711-XXX 
/ D412-761-XXX 


Product 
Name: 
VERTICAL 
REFERENCE 
DOORS 


Reason 
for 
Change: 


PAR11-100/-108. 
SCREW 
LENGTH 
CHANGE 
ON LATCH 
INSTALLATION 
& D3802-1-XXX 
PART 
NUMBER 
CLARIFICATION 
lAW CUT LENGTH. 


Documents 
Affected: 


RELEASE 
0519580 
REV. A (0412-761) 


RELEASE 
DSI9581 
REV. A (DXXX-711) 


RELEASE 
03802 
REV. 
0 
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Quality 
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Eurocopter 
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N 
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Document 
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MS16997-24 
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Move Electronic 
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Journal 
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Product 
Specification 
Files 
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Approved/Preliminary 
Dwg PDF Files 


13 
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Document 
Record 
(DR) 
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Update 
Product 
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Summary 
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Update 
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STC Approval 
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Update 
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